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Message Text 

UNCLASSIFIED 

PAGE 01 STATE 086160 
ORIGIN COME-OO 

INFO OCT-01 EA-09 ISO-OO EB-08 /018R 

DRAFTED BY COM/OED/MEPD/PHILBRICK/LW 
APPROVED BY EB/OCA/CD:EMSACCHET 
COM/OED/MEPD/LENGLESON 
COM/OED/MEPD/SMCONGER, DIRECTOR 
STATE/EA/K/PMAYHEW (INFO) 

COM/OIM/MSCHNEIDER (INFO) 

161557Z 106224/47 

R 160319Z APR 77 
FM SECSTATE WASHDC 
TO AMEMBASSY SEOUL 

UNCLAS STATE 086160 

E.O. 11652: N/A 

TAGS: BENC, KS 

SUBJECT: MAJOR PROJECT: SAMCHON PO THERMAL POWER PLANT 
REF: (A) SEOUL 2845; (B) SEOUL 1957 

1 . MAJOR PROJECTS DIVISION USDOC RECEIVED ANOTHER CALL 
FROM CHARLES T. MAIN ON SUBJECT PROJECT. MAIN IS 
CONCERNED AT WHAT IT FEELS IS UNUSUALLY SHORT TIME PERIOD 
BEING ALLOTTED FOR COMPLETION OF DETAILED DESIGN JUDGING 
BY BRIEF OUTLINE OF SCHEDULE AVAILABLE IN REFTEL (B). 

MAIN HAS CABLED ON ITS OWN BEHALF TO TRY TO OBTAIN COPY OF 
ORIGINAL INVITATION AND ATTACHMENTS IN HOPES THAT 
ORIGINALS MAY CONTAIN ENLIGHTENMENT. 

2. REQUEST EMBASSY DISCUSS MATTER WITH MR. OH OF 
ENGINEERING DEPARTMENT OR ANY OTHER OFFICIAL WHO COULD 

(A) OBTAIN ORIGINAL INVITATION TO FORWARD TO COMMERCE AND 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 STATE 086160 

(B) LAY OUT KECO'S THINKING ON TIME NEEDED TO PREQUALIFY 
BIDDERS, CHOSE AN ENGINEER, AND FINALLY HAVE THE ENGINEER 
PERFORM DETAILED DRAWINGS. MAIN IN CONCERNED BECAUSE IF 
THE TIME PERIOD IS UNDULY SHORT IT WILL OF COURSE BE 
UNREALISTIC TO PROPOSE SOME STUDIES WHICH MAY BE NORMALLY 
INCLUDED BUT WHICH ARE TIME CONSUMING. REALIZE SORTING ALL 
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THIS OUT IS TAKING A GOOD DEAL OF EMBASSY'S TIME AND 
SINCERELY APPRECIATE THE EFFORT. 

CHRISTOPHER 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 16-Apr-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977STATE086160 

Document Source: CORE 

Document Unique ID: 00 

Drafter: OED/MEPD/PHILBRICK/LW 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 33-0356 
Format: TEL 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770449/aaaabqrb.tel 

Line Count: 65 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 40d5cba3-c288-dd1 1-92da-001cc4696bcc 

Office: ORIGIN COME 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 SEOUL 2845, 77 SEOUL 1957 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 19-Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2782798 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECT: SAMCHON PO THERMAL POWER PLANT 
TAGS: BENC, KS 
To: SEOUL 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/40d5cba3-c288-dd1 1-92da-001cc4696bcc 
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